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J - ^ ^ ~ Contract No. EC-1905 

Amendment No. 1 

19 NOV 1963 

The Firewel company, Inc . 

3685 Boradway 
Buffalo, New York 


Gentlemen : 


1. This document constitutes Amendment No. 1 to Contract No. 
EC-1905 between The Firewel Company, Inc. and the United States of 
America. 


2. In accordance with the clause of this contract entitled 
"CHANGES" and mutual agreement between the parties hereto, it is in 
the interest of the Government to amend the contract as follows : 


(a) The scope of work set forth in EXHIBIT "A", to the 
contract is amended to include the additional items set forth 
in EXHIBIT "A" (Revision No. l) attached hereto. 

(b) PART III - ESTIMATED COST AND FIXED-FEE, in the 
contract schedule is deleted and the following is substituted 
therefor: 


'PART III - ESTIMATED COST AND FIXED-FEE 


25X1 A 
25X1 A 


25X1 A 


a. The estimated cost of the performance of this contract, 
exclusive of the fixed-fee, is 


25X1 A 


b. The fixed-fee for performance of this contrac t is [ 


c. Notwithstanding the foregoing and in accordance with the 
provisions of Clause hj , LIMITATION OF GOVERNMENT ' S OBLIGATION, 
in the General Provisions of this contract there has been allotted 
to this contract the sum of 


perrormance nereunaer . ' 


4 1 


(c) The expiration date of the contract as set forth in 
PART II - PERIOD OF PERFORMANCE, is extended from 31 December 1963 

to 30 June 1964. DOCUMENT NO. 

NO CHANGE IN CLASS, 
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3. All other terms , conditions and requirements of Contract No. 
EC-1905 remain unchanged. 

4. Please indicate your receipt of this Amendment No. 1 to Contract 
No. EC -1905 and your acceptance thereof by executing the original and 
two copies of this Amendment. Return the fully executed original and 
one copy of this Amendment to the undersigned and retain the remaining 
copy for your files. 



DATE 22 November 19^3 
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EXHIBIT "A" 
(Revision No. 1 ) 


Ite f “I MUO, 11,12,13 and 14 are added to 
A or the contract: 


Item Quantity Part No , 


8 


10 


11 


12 


13 


~i4 


1 ea. DN 720-60-1 


1 ea. DN 720-61-1 


1 ea. DN 720-62-1 


Description 

Vacuum Pump Kit for Maint. Van, 

V-Belt, Shaft Seals, 

Gaskets, etc. 


Total 

Est. Price 

$ 253. 


1 ea. DN 720-63-1 


Altitude Chamber Kit for Maint. 148. 
Van 

Door Gasket, Motor 
Starter Parts 

Air Conditioner Kit for Maint. 586. 

Van 

Condensor Fan Motor, 

Suction Valve Kit, 

Solenoid Valve, Expansion Valve 

Vacuum Pump Cooler Kit for Maint. 189. 
Van 

Pressure Control, 

Impeller, Expansion Valve 
Thermostat and Solenoid 

1 ea. DN 720-64-1 Vent Air Cooler Kit for Maint. Van, l80. 

Circulating Pump, 

Expansion Valve, Carbon 
Seals and Thermostat 

Test Stand Kit for Maint. Van. 1,741. 
4 - Manometers, Absolute & Gage 
type 

4 - Flowmeters 

5 - Control Valves 
2 - Gages 

Hose Assemblies & Gaskets 

2 ea. 


1 ea. DN 720-65-1 


Pilot .Transport Vans, 

Partial Pressure Suits, 

2 seater, same as Item No. 

2 but without side windows and 
blinds, console, attendants chairs, 
spare wheel and tire. The vans shall 
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expensive power supply. 


Estimated Price 


DELIVERY: The above items shall he delivered f.o.b. Contractor's 
Plant, Buffalo, New York, for shipment as follows: 

Items 8, 9, 10, 11, 12 and 13 on or before 1 March 1964. 

Item Wo. 14 - First unit by 28 Feb. 1964. 

Second unit by 31 Mar. 1964. 


Approved For Release 2002/06/11 


C6qRPS^6B00728R0001 001 2001 1 -4 




